Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Message Text 

CONFIDENTIAL 

PAGE 01 KARACH 00325 221058Z 
ACTION OC-06 

INFO OCT-01 NEA-10 ISO-OO CCO-OO OCL-OO FBOE-OO SY-05 
A-01 /023W 

104427 221100Z/11 

R220516Z JAN 78 
FM AMCONSUL KARACHI 
TO SECSTATE WASHDC 2833 
INFO AMEMBASSY NEW DELHI 

CONFIDENTIAL KARACHI 0325 

NEW DELHI FOR ATO 

E.O. 11652: N/A 

TAGS: AFAC, ABLD, ASEC 

SUBJECT: CCC RENOVATIONS 

REF: STATE 002123 

1 . POST WILL ARRANGE TO HAVE COVERED STORAGE 
FOR SHIELDED ENCLOSURE UPON ARRIVAL OF SHIPMENT. 

2. CONSTRUCTION SPECIFICATION E.l. SPECIFIES 
REMOVAL OF MODEL II INCINERATOR FROM ROOM 8. POST 
PREFERS TO RETAIN THIS INCINERATOR. TO INSURE 
EMERGENCY DESTRUCT CAPABILITY, GFE SEM MODEL 1012 
DISINTEGRATOR SHOULD BE INSTALLED IN ROOM 1 1 INSTEAD 
OF ROOM 8. CONGEN PLANS TO CONSTRUCT DIVIDING WALT. 

SEPARATING THE TWO DISINTEGRATORS. SEPARATE ENTRANCES 
WILL BE AVAILABLE TO ALLOW ACCESS TO EACH MACHINE BY 
TCU AND C&R PERSONNEL. CABLE FEED-THRU IS ALREADY 
AVAILABLE IN ROOM 8 FOR POWER OF SPECIAL A/C UNIT. 

CHIMNEY OPENING CAN BE RETAINED FOR THE 
INCINERATOR INSTEAD OF CABLE FEED-THRU. 

TCU SUPERVISOR CONCURS IN THIS RECOMMENDATION. 

CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 KARACH 00325 221058Z 

3. SUGGEST YOU RECONSIDER SPECIFICATION H.9 
FOR 1/4 INCH STEEL FOR NEW SOUTH PENTHOUSE 
WALT.. COST WOULD BE MORE THAN DOUBLE THAT OF 
A REINFORCED CONCRETE WALL WITH NO INCREASED 
SECURITY BENEFIT. POST PROPOSES 6 INCH RC WALT. 

REINFORCED WITH 1/4 INCH STEEL RODS AT 8 INCH 
CENTERS. EXCESSIVE QUANTITY OF STEEL SUPPORTS 
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REQUIRED TO SUPPORT STEEL WALL AND DIFFICULTY 
IN ERECTING STEEL SHEETS ARE ADDITIONAL FACTORS 
WHICH FAVOR AN RC WALL. LARGEST SIZE STEEL 
SHEETS AVAILABLE ARE 3 FEET BY 6 FEET. THESE 
REQUIRE WELDING AND STEEL ANGLE SUPPORTS AT EACH 
JOINT. 

4. OUTER DOORS PRESENTLY INSTALLED IN PENTHOUSE 
WALL ARE CONSTRUCTED OF DOUBLE SHEETS OF 1/8 INCH 
STEEL. THIS CONSTRUCTION ALREADY APPEARS TO MEET 
THE SPECIFIED THICKNESS OF 1/4 INCH STEEL FOR THE 
NEW DOORS. PLEASE ADVISE. 

5. COST ESTIMATE FOR CONTRACTOR PORTION OF WORK 
WILL BE SUBMITTED WITHIN 14 DAYS. 

MOORE 


CONFIDENTIAL 


NNN 
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